tOmtoo "p sQoscQOUt wc CO NO. 


en 
c 


11 
12 
13 
14 
15 
16 
17 
18 
19 
20 
21 
22 
23 
24 
25 
26 
27 
28 
29 
30 
31 
32 








/0 
BILL NO. S-86-09- 2/ 


SPECIAL ORDINANCE NO. S- J22 4€ 


AN ORDINANCE approving Contract 

for Res. 6053-86, Planeview Dr. 

and Heiny Drive, between John Dehner, 
Inc., and the City of Fort Wayne, 
Indiana, in connection with the 
Board of Public Works and Safety. 


NOW, THEREFORE, BE IT ORDAINED BY THE COMMON COUNCIL 





OF THE CITY OF FORT WAYNE, INDIANA: 

SECTION 1. That the Contract for Res. 6053-86, Plane- 
View Dr. and Heiny Drive, by and between John Dehner, Inc., and 
the City of Fort Wayne, Indiana, in connection with the Board 
of Public Works and Safety, for: 


the following: Improvement of 
Planeview Drive from the south 
property line of Heiny Drive and 
Heiny Drive from the east property 
line of Planeview Drive to the 

west property line of Industrial 
Road by constructing storm drainage, 
curbs, and 8 inch plain concrete 

or flexible pavement as per plans; 





the Contract price is Thirty-Two Thousand Six Hundred Fifty and 
No/100 Dollars ($32,650.00) for Base; Eighty-One Thousand Five 
Hundred Seventy-Seven and 50/100 Dolalrs ($81:75775.50) for Alt. 
1, all as more particularly set forth in said Contract, which 

is on file in the Office of the Board of Public Works and Safety 
and, is by reference incorporated herein, made a part hereof, 


and is hereby in all things ratified, confirmed and approved. 





Two (2) copies of said Contract are on file with the Office of 
the City Clerk and made available for public inspection, according 


to law. 


SECTION 2. That this Ordinance shall be in full force 
and effect from and after its passage and any and all necessary 


approval by the Mayor. 


———« 






APPROVED AS TO FORM 
AND LEGALITY 


City Attorney 
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SANDRA E. KENNEDY, CITY CLERK 


Passed and adopted by the Common Council of the city’ of Fort 


Wayne, Indiana, as ux pees, ee UA T 
(SPECIAL) (ZONXMG—MAP) ORDINANCE (RESCLUTION) NO. AZ Pie 





on the RK day E wt E. eee 196. 5 
ATTEST: 


M EY 


SANDRA E. KENNEDY, CITY CLERK 





Presented by me to the wap Of the City Of Fort Wayne, Indiana, 


on the OFZ day of E os À : ise 


at the hour of Io. 7 OO o'clock 
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Z Se eS wees ey {> P aed Sewers A 5^. 
SANDRA EB. KENNEDY, CITYNCLE 


Approved and signed by du as 3/ day of {a APRES p 
19 $6 ' at the hour of £47 o'el 
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WIN MOSES, JR., MAYOR 
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Sworn Experience Questionnaire 

Plan and Equipment Questionnaire 
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Certificate in Lieu of Financial Statement 
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Warranty Bond 
Barricade Information 
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(See General Provisions Clause) 
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BID SUMITTED : ACCEPTANCE OF BID/AWARD OF CONTRACT 
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Offer 7 
Date September 3, 1986 NN rue) 
p UE s nid 
Bidder agrees to keep bid open for City of fort aye 2 
acceptance for (90 days Mayor olg c ds. 
unless otherwise specified 
C t Award x 
ompliance e. € apne V uf 
ate B POM 
DuC. 12/84 
B.O.W.. Non-Fed. *!lote: Award will be made on this form 


u ess e se is a business of 
which at least 51% is owned and controlled by minority group 


members. ("Minority" means Black, Hispanic, American Indian, 
‘Asian, Pacific Islander, and Alaskan Native). The minority 
owners must exercise actual day-to-day management, as well as 
actively participate in management and policy decisions affecting 
the business. The contribution of capital, equipment or exper- 


- táse made by the minority owners must be real, substantiated and 
documented. 


Women Business Enterprise (WBE) is a business of which 
at least 51$ is owned and controlled by women. The women owners 


must excercise actual day-to-day management, as well as actively 
participate in management and policy decisions affecting the 
business. The contribution of capital, equipment or expertise 
made by the women owners must be real, substantiated and docu- 
mented. 


The contract for which this proposal/bid is prepared 
is governed by the MBE/WBE Ordinance. This form must be com- 
pleted in order to be responsive to this IFB/RFP. If the 
participation goal of 7$ for MBE and 2$ for WBE are not met or 
exceeded in your bid or proposal, the reasons for this failure 
and reasonableness and good faith of efforts to meet this goal 
shall be evaluated in determining whether the bidder/offeror is 
responsible. 


A list of possible MBE/WBE contractors/suppliers are on 
file in the Conpliance Office, Room 800, City-County Building, 
for Contractor review. : : 


THE FOLLOWING IS TEE UNDERSIGNED'S COMMITMENT TO THE MBE/WBE 
GOALS OF THE CITY FOR WORK DONE PURSUANT TO THIS CONTRACT: 


A. N/A The undersigned firm certifies that it is an 
MBE/WBE Contractor (cross out inapplicable pro- 
vision). 


For MBE specify percentage of minority ownership 





For WBE specify percentage of wonen ownership 
t. 





B. N/A The undersigned certifies that they are a joint 
$ venture in which the following (MBE/WBE) firm 
(cross out inapplicable provision) is 
a joint venture partner. 





Q.C. 12/84 mp5 
B.O.W. Non-Fed 


Kew 


Oo 


The MBE/WBE firm (cross out inapplicable pro-\) 
vision) shall have. * participation (en- 
ployees) $ participation (costs) in this 
project. ; 


Specify the percentage of minority/women ownership 


in the MBE/WBE firm $3. (cross out inappli- 
cable provision) 


Cs The undersigned commits 4 $ of the total bid price 
as a subcontract to minority business enterprise parti- 
cipation. The MBE firms which are proposed as subcon- 
tractors are the following: | 3 


Name of Firm Address Type of Work 
l1. 
25 
35 


D. The undersigned commits Ù $ of the total bid price 
as a subcontract to women business enterprise participa- 
tion. The WBE firms which are proposed as subcontractors 
are the following: 


| Name o irm Address Type cf Work 
na z 
e 
xm 


E. Complete (1) and (2) below if participation goals 
of 7% MBE and 2% WBE have not been met. -=e | =) . ...—. 


ds My Company cannot meet the participation 
goals for the following reasons: 


———————————— 








2; We have taken the following steps in an 
attempt to comply with these participation 
goals: 








(attach additional sheets as necessary) 


Contractor  JOEN DEHNER, INC. Contractor 








By 
Its 





60.0. 12/84 I - 6 
B.O.W. Non-Fed 


14. HMinority/Female Hou oyment Re rements. 
The City's policy is to encourage a greater utilization of 
minority and/or female employees in City construction projects. 
The. Board has, therefore, adopted a ninimum.goal of 17% of the 
= total. work. hours on each project to be expended by minority 
and/or female employees. ("Minority" shall include: Blacks, 


Hispanic, Asian, Pacific Islander, American Indian or Alaskan 
Native.) 


The bidder shall state. in "A" below the percentage of total 
work hours which the bidder and his subcontractors will employ 
and utilize women and minority employees on this project.: Ifa 
contract is awarded as a result of this bid, the percentage 
figure set forth in "A" shall become contractually binding on the 
bidder. The successful bidder will also be required to prepare 
reports for the City demonstrating compliance with this percen- 
tage and will allow city officials access to his records, 
facilities and work site and to those of his subcontractors to 
determine compliance. 


The bidder must fill in the required blanks in this clause in 
order to be responsive to this IFB. If the bidder does not 
meet or exceed the hourly utilization goal of 17% minority/fe- 
male participation, the reasons for this failure and reason- 
ableness and good faith of efforts to meet this goal shall be 
evaluated to determine whether the bidder is responsible. 


THE FOLLOWING IS THE UNDERSIGNED'S COMMITMENT TO MINORITY/FEMALE 
HOURLY UTILIZATION. 


A. The undersigned firm certifies that it will employ 
and utilize minorities and females and/or will ensure that its 
subcontractors employ and utilize minorities and females so 
that minorities and females will work at least 17% of the total 
hours worked on this project. 


B. Complete (1) and (2) below if the hourly utilization 
figure set forth in "A" is less than 17%. 


l. My Company and its subcontractors cannot meet 
the 17% minimum hourly utilization figure for the 
following reasons: 














O.C. 12/484 I- 7 
B.O.W. Non-Fed 


2. My Company has taken the following steps in an attempt 
to comply with the 17% hourly utilization figure: 











(attach additional sheets if necessary) 


Contractor JOHN DEHNER, INC. 
q 





By ACD SA Ld g 


ce-President 


15. Required Prevailing Wage Schedule Payments - Pursuant 
to Indiana Code 5-16-7-1. All contractors and subcontractors 
working on the project awarded pursuant to this contract shall 
pay the prevailing wage rates for skilled, semi-skilled and 
unskilled laborers, workmen and mechanics. This wage determin- 
ation has been made in accordance with the procedures set forth 
in Indiana Code 5-16-7-1. This determination and the required 
wage rates are available for examination by any prospective 
bidder at The Board of Public Works and Safety, 9th Floor, 
City-County Building, Fort Wayne, Indiana. 


Its 








If a bidder is awarded a contract as a result of this Invitation 
for Bids, he/she/it shall file a schedule of wages, on forms 
provided by the City of Fort Wayne, demonstrating compliance 
with the wage rate determination. The successful prime con- 
tractor shall be responsible for obtaining schedules from all 
subcontractors. All schedules shall be filed before the con- 
tractor commences any work on the project. 


Penalties for failure to pay the prevailing wage rate are set 
forth in Indiana Code 5-16-7-3. 


16. Site Orientation. A site orientation (wiàil/will not) 
be conducted by the City Engineers. If such an orientation 
is conducted, it will be held on the day of i4 4955 
commencing at . o'clock -M at the site of the project. 


; Regardless of whether a site orientation is conducted 
or not, bidders are required to visit the site of the work, 
and inform themselves fully of the conditions, under which the 
Work will be performed. The bidders shall be responsible for all 
conditions that affect the work, including, but not limited to 
all sub-surface conditions. m. 


B.O.W. Non-Fed 


SCHEDULE 
Board of Public Works and Safety 


The contractor agrees to furnish at his/her/its own cost 
all labor, insurance, materials, equipment, and power for the 
complete performance of the following project: 

RESOLUTI - VIE IE L 








All work will be performed in accordance with: Resolution 
# 6053-86 the IFB, this contract and the applicable plans, specifi- 
cations, tend drawings {orv as TOTAL PRICE of $ co NS, EC A 
unit prices are applicable, the contractor agrees to perform 
tor those unit príces as set forth in the pee ones of Unit Prices 
attached hereto). 





The work shall be commenced within ten (10) days after 
The Board issues a written notice to proceed. ADU work Shall 
be completed within 11/15/86days after issuance of the notice to 
proceed. Those days which the contractor cannot work because 
of severely inclement weather shall not be counted. 





DB Liquidated Damages Provision. (This clause shall be appli- 


cable to this contract only if the box contains a checkmark or an 
"X".) .It is hereby agreed by and between the City of Fort Wayne 


and Contractor that time is of the essence of this agreement 
and the contractor agrees that it will complete the project 
as herein defined on or before 11/15/8@days after issuance of the 
notice to proceed. The parties agree that it is a business and 
governmental necessity that the project be completed by this 
date, that it will be difficult or impossible to make an accurate 
. determination, of the damages that would be incurred by the City 
OFL FORCI Nn and therefore provide for liquidated damages in 
the sum of $ 250.00 per day for each and every day afterll/l5/ü&ys 
after issuance of the notice to proceed that the project remains 
uncompleted. The parties agree that the sum of $250.00 per day 





is a reasonable estimate as to the damages whicn would be -- 


incurred by the City of Fort Wayne. The parties further agree- 
that causes beyond the control of the contractor may delay the 
completion date. Therefore, the parties agree that delays in the 
completion date beyond the control of the contractor shall not 
result in liquidated damages. ; 


Delays Parani the control of the contractor can include but 
are not necessarily limited to, the following: Rets: of God, 
strikes, “lockouts or industrial disturbances acts Of public 
enemies, restraining orders of any kind by the government of 
the United States of America or of the State of Indiana or any 
of their. departments,. agencies, or.officials, or any civil or 
military authority, insurrections, riots, landslides, earth- 
quakes, fires, incapacitating storms, floods, and explosions. 


O.C. 12/84 | Sm 1 
B.0:W. Non-Fed 


vorsion 1: 5/1/85 












































ITEMIZED PROPOSAL CONTRACTOR: JOHN DEHNER, INC. 
PROJ Planeview Dr./Heine Dr. Street Improvements RES. NO: 6053-86 
BASE BID 
ITEM| ITEM |QUANTITY|UNIT|UNIT COST| AMOUNT 
NO. | | | | ($) | ($) 
M " Tm ERN 
db 12" Class IV RCP f 700 a | 18.06 | 12,642.00 
Ze 30" Class IV RCP 100 |LF 
| | | h 3901 | 4,377.00 
e E T E 
3 eld Type I-C Manhole | 5 | A | 1,000.00 | 5,000.00 
4. CFW Type I-A Manhole | l P. : 850.00 | 850.00 
5. CFW Type I-C Inlet | 2 hes | 525.00 | 1,050.00 
6. CFW Type I-G Inlet 2 PEA: 
| YP | | | 500.00 | 1,000.00 
Ts CFW Type V-G Manhole Jo EA: 
| YP | | | 2,850.00 | 2,850.00 
8. CFW Standard 36 Inch End Section speso A 
| | | | 425.00 | 425.00 
[AER Special Inlet with trash rack Pa RC D CEU C EE 
9 era Inlet Daran trash rack | at b | 2,500.00 | 2,500.00 
10. |Fine Grade and Seed | 30180 ASY | | 
| | | | 0.65 | 1,956.50 
| | | | | 
ae MM pre | 
| | | | | 
Sa | le] ]u oo ve c ee 
| | | | | 
PTS er | Pay (E tuo ee MU 
| | | | | 
24] Rande a | | | 
| | | | | 
e] | SCORTA. | 
| | | | | 
| 3 E | | | | 
| | | | | 
ene | | po d | ^ 
| | | | | 
| 4^ eS, | ho s cien 
| | | | | 
ee | i [ZES] | 
| | | | | 
i sc e MEC NE or qu ES bcm XE Eom | 
| | | | | 
MU C D XM PLU Mt SR P Be PNE | 
| | | | | 
EAA | SEE | 
| | | | | 
ee | | pore] | 
| | | | | 
NE SA Te Og Magee E DT CS A aso TG A EE boo | 
| | | | | 
ug LM ce CM oot ta a ee eee at PEERS | 
| | | | | 
Vi, | ERA | 
| | | | | 
uM qu ele Ne Aa ee E E | - ey | 
| | | | | 
Sea | [E] | 
TOTAL: 


$ 32,650.50 
Sheet 1 of 4 


Note: Contractor will be paid on measured quantities only at unit price bid 


5/1/85 
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version 1 


JOHN DEHNER, INC. 


CONTRACTOR: 


ITEMIZED PROPOSAL 


6053-86 


NO 


RES. 


84312. 50 


63,375.00 


Sebel aan 13 
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ALTERNATE I 


PLANEVIEW & HEINY DR. 


Common Excavation 


Plane Concrete Pavement 


Type I-B Concrete Curb 


PROJ 


$ 81,577.50 


TOTAL 


SHEET 2 OF 4 


Note: Contractor will be paid on measured quantities only at unit price bid 


5/1/85 


« 
e 


version X 


JOHN DEHNER, INC. 


CONTRACTOR: 


ITEMIZED PROPOSAL 


6053-86 


NO: 


UNIT COST 
($) 


RES. 





ALTERNATE II 


PLANEVIEW & HEINY DR. 
Common Excavation 
HAC #9 Binder 


HAC #5D Base 


HAC #A-2 Surface 
Type I-B Concrete Curb 


PROJ 


NO BID 


TOTAL 


SHEET 3 OF 4 


Note: Contractor will be paid on measured quantities only at unit price bid 


version 1: 5/1/85 











ITEMIZED PROPOSAL CONTRACTOR: JOHN DEHNER, INC. 
PROJ Planeview Dr./Heine Dr. Street Improvements RES. NO: 6053-86 
ITEM | : ITEM |QUANTITY|UNIT|UNIT COST AMOUNT 
NO. | | ($) ($) 
1. |Common Excavation T*U4000 | CY S 
2. ]|42 Stone Base 790 |TON 
3. 453 or 473 Stone Subbase Uu. WES | TON 
4.  |HAC #9 Binder 490 |TON 
5.  |HAC A-2 Surface 175 |TON 
6. |Type I-B Concrete Curb 2300 
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TOTAL: NO BID 


Sheet , of 4 


Note: Contractor will be paid on measured quantities only at unit price bid 


NON-COLLUSION AFFIDAVIT 


The Bidder, by its officersxxxmx¥ 

— M — —— JO RE 
NECI MC MM CK C s LER ee 
agents or representatives present at the time of filing this bid, being duly 
sworn on their oaths, 'say that neither they nor any of them have in any way, 
directly or indirectly, entered into any arrangement or agreement vith any other 
bidder, or with any public officer of such City of Fort Wayne, Indiana, whereby 
such affiant or affiants or either of them, has paid or is to pay to such other 
bidder or public officer any sum of money, or has given or is to give such 
bidder or public officer anything of value whatever, or such affiart or affiants 
or either of them has not directly or indirectly, entered into any arrangement 
or agreement with any other bidder of bidders, which tends to or does lessen or 
destroy free competition in the letting of the contract sought |. for by the 
attached bids, that no inducement of any form or character other than that whick 
appears upon the face of the bid will be suggested, cffered, paic or delivered 
to any person whomsoever to influence the acceptance of the said bié or awarding 
of the contract, nor has this bidder any agreement or understanding of any kiné 
whatsoever, with any person whomsoever to pay, GOeliver Tonor share wirà any 
other person in any vay or manner, any of the proceeds of the contract sought br 
EE Stabs. a: 





Subscribed and sworn to before me by Gregory Dehner, Vice-President of John Dehner, 


| thds 3rd day of September NL CA e ARN 






Hy Commission Expires: < 





Rotary Public Richard E.. Ensléy 


` / VEA ES. 
A / | 


Ine. 


. 
à 


September 8, 1987 Resident of Allen | County; nu 


Subscribed and sworn to before me by 
this : : Gay of 











My Commission Expires: 
Notary Public 
Resident of : County, IN 





re a ahs dedita ur rd a oh EU a du cei LEE a pep a TC AU OREL E Ne. 


Subscribed and sworn to before me by 


M eA. Rae PR i quaa TDI PO 
EHIS ; day of : 


10519 : 





My Commission Expires: 
Notary Public " 
Resident of County. Tk 





Contract No. 


TO BE EXECUTED BY BIDDER AND SURETY COMPANY BEFORE DEPOSITING BID: 
BIDDER'S BOND 

Know A Hen by These Presents: 

That WE, JOHN DEHNER, INC. as principal 


and UNITED STATES FIDELITY AND GUARANTY COMPANY 


and as sureties, 





are held and firmly bound unto the City of Fort Wayne, Indiana, in the sum 


of FIVE PERCENT OF THE TOTAL PROJECT BID DOLLARS ($ 5% of Total Bid ds 


tor be pald. to: the ssid City of Fort Wayne, Indiana, or its,suécessors of 
assigns, for the payment of which, well and truly made, we hereby bind our- 
selves; our heirs, successors, executors and administrators, jointly and 
severally, firmly by these presents. 


Signed and sealed at Fort Wayne, Indiana gr this 3rd 


day of September 2035,86, 


The condition of this obligation is such that if the accompanying bid or 
proposal of 


JOHN DEHNER, INC. 


made this day to the City of Fort Wayne, State of Indiana, is accepted, and the 
contract awarded to the above bidder, and the bidder shall, within ten (10) days 
after such award is made, enter into a contract with the City of Fort Wayne, 
State of Indiana, for the work bid upon, and give bond as required; then this 


obligation shall be null and void; otherwise, it shall remain in full force and 
effect; 


SIGNED at Fort Wayne, Indiana 


, 


tig. 3rd day of September 1986 


C, JOHN DEHNER, INC. 


UNITED STATES FIDELITY & GUARANTY CO. 










Atto VAI ae 
*If signed by an agent appropriate power 
of attorney shall be attached 


Contract No. 


CERTIFIED COPY 


GENERAL POWER OF ATTORNEY 


Know all Men by these Presents: 
That UNITED STATES FIDELITY AND GUARANTY COMPANY, a corporation organized and existing under the laws of the 
State of Maryland, and having its principal office at the City of Baltimore, in the State of Maryland. does hereby constitute and appoint 


Gerald A. Dahle, John J. Pikel, Donald T. Belbutowski and Diane T. Green 


of the City of Fort Wayne . State of Indiana i 
its true and lawful attorneys in and for the State of Indiana 


for the following purposes, to wit: 

To sign its name as surety to, and to execute, seal and acknowledge any and all bonds, and to respectively do and perform any and 
all acts and things set forth in the resolution of the Board of Directors of the said UNITED STATES FIDELITY AND GUARANTY 
COMPANY, a certified copy of which is hereto annexed and made a part of this Power of Attorney; and the said UNITED STATES 
FIDELITY AND GUARANTY COMPANY. through us, its Board of Directors, hereby ratifies and confirms all and whatsoever XIKXSIKRIX 
anyone of the said Gerald A. Dahle and the said John J. Pikel and the said Donald T. 


Belbutowski and the said Diane T. Green 


may lawfully do in the premises by virtue of these presents. 


In Witness Whereof, the said UNITED STATES FIDELITY AND GUARANTY COMPANY has caused this instrument to be 


sealed with its corporate seal, duly attested by the signatures of its Vice-President and Assistant Secretary. this 27th day of 


November , A. D. 19 85 
UNITED STATES FIDELITY AND GUARANTY COMPANY. 


(Signed) lcu I pP, Males aint ate PU ES MER CL T 


(SEAL) 
(Signed) LOB A.V VPET IET o ucro us. COLS OSEE 


Assistant Secretary. 


STATE OF MARYLAND. 


BALTIMORE CITY, Li 
On this 27th day of November . A. D. 1985 , before me personally came 
W. Bradley Wallace . Vice-President of the UNITED STATES FIDELITY AND GUARANTY 
COMPANY and John A. Umberger , Assistant Secretary of said Company, with both of 
whom I am personally acquainted, who being by me severally duly sworn, said that they. the said W. Bradley Wallace 
and John A. Umberger were respectively the Vice-President and the Assistant Secretary of the said UNITED 


STATES FIDELITY AND CUARANTY COMPANY, the corporation described in and which executed the foregoing Power of Attorney; 
that they each knew the seal of said corporation; that the seal affixed to said Power of Attorney was such corporate seal. that it was 
so fixed by order of the Board of Directors of said corporation, and that they signed their names thereto by like order as Vice-President 
and Assistant Secretary, respectively, of the Company. 


My commission expires the first day in July, A. D. 19.86... 
Margaret M. Hurst 


(SEAL) (Sigred] - DA e e a vete e E e E e RA e enn 
Notary Public. 
STATE OF MARYLAND | Fu 
Sct. 
BALTIMORE CITY, 
L Saundra E. Banks 3 . Clerk of the Circuit Court for Baltimore City, which Court is a 
Court of Record, and has a seal, do hereby certify that Margaret M. Hurst . Esquire, betore 


whom the annexed affidavits were made, and who has thereto subscribed his name, was at the time of so doing a Notary Public of the 
State of Maryland, in and for the City of Baltimore, duly commissioned and sworn ‘and authorized by law to administer oaths and take 
acknowledgment, or proof of deeds to be recorded therein. I further certify that 1 am acquainted with the handwriting of the said 
Notary, and verily believe the signature to be his genuine signature. 

In Testimony W hereof, | hereto set my hand and affix the seal of the Circuit Court for Baltimore City, the same being a Court 
of Record, this 27th day of November , A. D. 1985 
(SEAL) (Signed) Saundra E. Banks 


Clerk of the Circuit Court for Baltimore City. 


FS 3 (1-83) eer 


COPY OF RESOLUTION 


That Whereas, it is necessary for the effectual transaction of business that this Company appoint agents and attorneys with power 
and authority to act for it and in its name in States other than Maryland, and in the Territories of the United States and in the Provinces 
and territories of Canada; 

Therefore, be it Resolved, that this Company do, and it hereby does, authorize and empower its President or either of its Vice- 
Presidents in conjunction with its Secretary or one of its Assistant Secretaries, under its corporate seal, to appoint any person or persons 
as attorney or attorneys-in-fact, or agent or agents of said Company, in its name and as its act, to execute and deliver any and all contracts 
guaranteeing the fidelity of persons holding positions of public or private trust, guaranteeing the performances of contracts other than 
insurance policies and executing or guaranteeing bonds and undertakings, required or permitted in all actions or proceedings, or by law 
allowed, and 

Also, in its name and as its attorney or attorneys-in-fact, or agent or agents to execute and guarantee the conditions of any and all 
bonds, recognizances, obligations, stipulations, undertakings or anything in the nature of either of the same, which are or may by law, 
municipal or otherwise, or by any Statute of the United States or of any State or Territory of the United States or of the Provinces or 
territories of Canada, or by the rules, regulations, orders, customs, practice or discretion of any board, body, organization, office or officer, 
local, municipal or otherwise, be allowed, required or permitted to be executed, made, taken, given, tendered, accepted, filed or recorded 
for the security or protection of, by or for any person or persons, corporation, body, office, interest, municipality or other association or 
organization whatsoever, in any and all capacities whatsoever, conditioned for the doing or not doing of anything or any conditions which 
may be provided for in any such bond, recognizance, obligation, stipulation, or undertaking, or anything in the nature of either of the same. 


I, James M. Carroll ,an Assistant Secretary of the UNITED STATES FIDELITY AND 
GUARANTY COMPANY, do hereby certify that the foregoing is a full, true and correct copy of the original power of attorney given 


by said Company to Gerald A. Dahle, John J. Pikel, Donald T. Belbutowski and Diane T. 
Green 


oí Fort Wayne, Indiana , authorizing and empowering them to sign bonds as therein set 
forth, which power of attorney has never been revoked and is still in full force and effect. 


And I do further certify that said Power of Attorney was given in pursuance of a resolution adopted at a regular meeting of the 
Board of Directors of said Company, duly called and held at the office of the Company in the City of Baltimore, on the 25th day of 
November, 1981, at which meeting a quorum of the Board of Directors was present, and that the foregoing is a true and correct copy of said 
resolution, and the whole thereof as recorded in the minutes of said meeting. 


In Testimony Whereof, I have hereunto set my hand and the seal of the UNITED STATES FIDELITY AND GUARANTY 
COMPANY on 4 -— 


g -3 Be (Date) E ds d PEET S 


Assistant Secretary. 


CERTIFICATE IN LIEU OF FINANCIAL STATEMENT: 


Ta Gregory Dehner , the 
(name) | Ts N Same TNT T EAE N E 
Vice-President : Bf JOHN DEHNER, INC. 
] ho CEU CE MMEMMDIEEEEIE FED MEEEIII UE WEM ME AS Eq p EÀmió s j£ MR MM 
(position) : à (company) 
hereby certify: 
(1) That the Financial Statement of said company, dated the 31st 
day of December ; 1985 , now on file in the office of the Board of 


Public Works of the City of Fort Wayne, Indiana, which Financial Statement is by 
reference incorporated herein and made a part hereof, is a true ang correct 
statement and accurately reflects the financial condition of said company es of 
the date hereof; 

(2) That I am familiar with the books of said company showing its finenciel 


condition end am authorized to make this certificate on its behalf. 


Dated: September 3, 1986 





SUBSCRIBED AND SWORN TO before me, a Notary Public, in end for said 


I~ 

wO 
jes) 
Ox 





County end Stare, this "rd day of September 





3 N s e ; f 
^ : m 
p f f, 
(EL t ma alee 


-Richard E. Ensley 





My commission expires: 


September 8, 1987 


THE CIIY -OF FORT WAYNE 


CITY-COUNTY BUILDING © ONE MAIN STREET. © FORTWAYNE, INDIANA 46802 


board of public works 





TO ALL CONTRACTORS WITHIN THE CITY LIMITS OF FORT WAYNE 
Gentlemen: 


The City of Fort Wayne Street Department has advised the Fort Wayne Board of Works that 
the third trick Street Department crews are spending approximately 50% of their time 
re-erecting barricades placed on various Projects throughout the City. This responsi- 
bility of maintaining construction. signs, barricades, etc., belongs entirely with the 
contractor. 


Please refer to the attached copy of the City of Fort Wayne application for permit to 
cut into Fort Wayne streets, whereby the contractor is responsible to erect and maintain 
all necessary barricades. The City makes reference to The Indiana Manual on Uniform 
Traffic Devices. for Highway Construction and Maintenance Operations; Indiana State 
Highway’ Commission --- date, 1975. 


Maintaining these signs shall include necessary stabilizing of the signs whether this be 
accomplished by embedding the legs of the sign in the street or using sandbags as bal- 
last on the lower crossarms or legs of the signs. Other procedures of installing ballast 
on signs may be devised by the contractor, however, under no circumstances, shall sand- 
bag ballast be placed on the top of barricades. This has been determined as a hazard 

to the driving public. Should one of the signs be hit by a car, the sandbag could very: 
well fly through the windshield of the car causing serious injury. 


Effective January 1, 1978, a form will be included in bid documents requiring contractor 
to list name(s) and telephone number (s) of those responsible for maintaining barricades 
at all hours for each project. 


If, after notification by City, contractor's representative does not immediately correct 
barricade problem and City must perform this work, a charge will be made against con- 
tractor. 





Director of Administration 
and Finance 







Ag (CNN XXX LN JN 
ce D. Consalvos, Director of Public Safety 





AN EQUAL OPPORTUNITY EMPLOYER . 


STREET BARRICADE MAINTENANCE INFORMATION 


Listed below are the names and telephone numbers of the persons 
responsible for the maintenance of the barricades necessary for the dur- 
ation of this contract. 


NAME TELEPHONE NUMBER 
Kenneth Blackwell 747-4866 
Gregory Dehner i 749-2283 
William Winling 485-2617 
Three Rivers Barricade -436-1611 


JOHN DEHNER, INC. 
Contractor 


Resolution Number 6053=86 =. 


CERTIFICATION OF BIDDER/VENDOR 


The undersigned, on behalf of JOHN DEHNER, INC. 
, does hereby make the following representations 
to the City of Fort Wayne, Indiana. 
WHEREAS, it is acknowledged that the Common Council 
of the City of Fort Wayne, Indiana, has passed an ordinance con- 
demning the apartheid policies of the country of South Africa; 
WHEREAS, Council's ordinance requires that all persons, 
firms or corporations submitting bids to the City, for goods and 
services, certify, as part of the bid, that such entity does not 
support the policies of apartheid in South Africa. 
The undersigned states, on behalf of JOHN DEHNER, INC. 
, ‘that JOHN DEHNER, INC. 
does not support or endorse the policy of apartheid in South Africa. 
IN WITNESS WHEREOF, this Certification has been signed 


this 2rd. day of September Poses 


JOHN DEHNER, INC. 
(Name of Bidder/Vendor) 






of Person Signing) 
Vice-President 


Ppove— re epe RC Doe E ES. dis "y ex hire ERE Coni ess rps 
wi i 


^9 : : H à . ` , H EET 3 
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P LI mn 

ds dado . 
pura cp Neue T LETS JE ne Name of Street ponte ee ? E Koss m 

BDU TRS Nahe set S acq et Yero CO OT in SP ae MES S eon 
To the FORT WAYNE BOARD OF PUBLIC WORES Addition 
Fort Wayne, Indiana 
19 
I hereby make application for a PERMIT to cut into the right of way at 

EOCANON an ree ne ee 
TYPE OF SURFACE where the cut is to be made is 
NATURE OF OPENING TO BE MADE: The opening to be made will be feet long in right of way.and. | sleet Jongin 


road surface by  — — feet wide, and .——-  . feet deep. 
PURPOSE OF OPENING: 


CHARGE: Enclosed please findimy certified. check Tor —7 uu 0 Ie Anco ee mec Dollars): 
ESTIMATED COST OF LABOR AND MATERIALS TO RESTORE THE CITY PROPERTY CUT INTO OR DAMAGED BY THE 
APPLICANT TO CONDITIONS AS SPECIFIED BY CURRENT STREET ENGINEERING SPECIFICATIONS 
(Se eee e um DOLLARS. 


MAINTENANCE BOND: A maintenance bond will be required on each permit which will be one hundred percent (10096) of the estimated 
cost of labor and materials to restore the city property cut into or damaged by the applicant to its conditions as stated above which is to 
remain in effect for a period of one year from the date of completion of the proposed work, said date being established by the Fort Wayne 
Permit Engineer upon notification of completion of said work. 
I agree: 
To furnish a drawing showing size, type, controlling dimensions, etc., of the proposed improvement relative to existing pavements, 
existing structures, existing right of way, and existing utilities; 
To erect and maintain all necessary barricades, detour signs and w&rnjsg lights in accordance with the manual on Uniform Traffic 
Control Devites for Streets and Highways required to safely direct traffic er oraround the part of the street where the above described 
work is to be done so long as the work in any. vay interferes with traffic; 


To move or remove any structures installed under this NA. future traffic conditions or street improvements necessitate 







and when requested to do so by the Fort Wayne Permit nee 
To assume all responsibility for any injury or dá to péfsons or property resulting directly or indirectly from the work 
contemplated in this application; i 
Final restoration of city property cut into or 
conditions as specified by current street Engin 
acquired from Permit Engineer. 






GR F PERMIT TO CUT INTO CITY RIGHT OF WAY 
The Fort Wayne Permit Engigeer h y grants to 








Maintenance Bond in the amou ). 


This permit shall expire one y from the date of application unless actual work has begun on the above mentioned location. The 
applicant, on presentation of this permit, may renew this permit, upon furnishing the Fort Wayne Permit Engineer with an up-to-date 
estimate of the cost of restoration as provided hereinabove. THIS PERMIT IS NOT EFFECTIVE UNTIL THE ABOVE DESCRIBED 
BOND IS FILED. 

If any person shall perform construction of any type within the city right of way or damage any city street without first obtaining a 
permit therefor and filing with the Fort Wayne Permit Engineer, a bond, as provided hereinabove, such person shall be guilty of a 
misdemeanor, and upon conviction thereof shall be fined any sum not exceeding Three Hundred Dollars ($300.00) for each offense. 


Notice is hereby given that any park- 
ing revenues lost to the City which 
results from the restriction or re- 
moval of on-street parking will be 
charged to the he,der of this permit. 


Zip Code?! —— — — ——— BOARD OF PUBLIC WORKS. 


Name of Applicant: 





Signature of Applicant 





Address 





Telephone 





DATE APPROVED 





APPROVED: 


FORT WAYNE PERMIT ENGINEER 





Form 1011 (rev. 6/76) 


G-21 ORDINANCE APPLIES 














PERFORMANCE BOND 


Approved by The American Institute of Architects 
A. |. A. Document No. A-311 (February 1970 Edition) 


BOND NUMBERS 56e rae ARIA ti sese teretes 





KNOW ALL MEN BY THESE PRESENTS: 








for the payment whereof Contractor and Surety bind themselves, their heirs, executors, administrators, successors and assigns, jointly and 
severally, firmly by these presents. 


hereof, and is hereinafter referred to as the Contract. 


NOW, THEREFORE, THE CONDITION OF THIS OBLIGATION is such that, if Contractor shall promptly and faithfully perform 
said Contract, then this obligation shall be null and void; otherwise it shall remain in full force and effect. 


The Surety hereby waives notice of any alteration or extension of time made by the Owner. 


Whenever Contractor shall be, and declared by Owner to be in default under the Contract, the Owner having performed Owner's obligations 
thereunder, the Surety may promptly remedy the default, or shall promptly 

(1) Complete the Contract in accordance with its terms and conditions, or 

(2) Obtain a bid or bids for completing the Contract in accordance with its terms and conditions, and upon determination by Surety of the low- 
est responsible bidder, or, if the Owner elects, upon determination by the Owner and the Surety jointly of the lowest responsible bidder, 
arrange for a contract between such bidder and Owner, and make available as Work progresses (even though there should be a default or a 
succession of defaults under the contract or contracts of completion arranged under this paragraph) sufficient funds to pay the cost of 
completion less the balance of the contract price; but not exceeding, including other costs and damages for which the Surety may. be liable 
hereunder, the amount set forth in the first paragraph hereof. The term “balance of the contract price," as used in this paragraph, shall 
mean the total amount payable by Owner to Contractor under the Contract and any amendments thereto, less the amount properly paid by 
Owner to Contractor. 3j 





Any suit under this bond must be instituted before the expiration of two (2) years from the date on which final payment under the 
Contract falls due. ha 


No right of action shall accrue on this bond to or for the use of any person or corporation other than the Owner named herein or 
the heirs, executors, administrators or successors of the Owner. 


Signed’ andesealed this; EO C4 ^ Sere $n cs uet v. edes. ddy Of. SSE IS sie cos Gen ate cerae oet $ 


OE d RENNES UU vor mumtenmmmmr erring 
AGENCY 


“Principal 


e ANY 
pn 7 d pon (Seal) 











Contract 211 (2-70) 











(A Stock Company) 
LABOR AND MATERIAL PAYMENT BOND 
Approved by The American Institute of Architects 
A. |. A. Document No. A-311 (February 1970 Edition) 


KNOW ALL MEN BY THESE PRESENTS: BOND NUMBER 


That 


as Principal, 
hereinafter called Principal, and UNITED STATES FIDELITY AND GUARANTY COMPANY, a corporation organized and existing under the laws 


as Obligee, hereinafter called Owner, for the use and benefit of claimants as hereinbelow defined, in the amount of 


One Hundred Fourteen Thousand, Two Hundred Twenty Eight &00b s 114,228.00 


for the payment whereof Principal and Surety bind themselves, their heirs, executors, administrators, successors and assigns, jointly and 
severally, firmly by these presents. 


WHEREAS, Principal has by written agreement dated September 18, 19 86, entered into a contract with Owner for 


Resolution 6053-86 Plainview Drive 


in accordance with drawings and specifications prepared by 
(Here insert full name, title and address) 


which contract is by reference made a part 
hereof, and is hereinafter referred to as the Contract. 


NOW, THEREFORE, THE CONDITION OF THIS OBLIGATION is such that if the Principal shall promptly make payment to all 
claimants as hereinafter defined, for all labor and material used or reasonably required for use in the performance of the Contract, then this 
obligation shall be void; otherwise it shall remain in full force and effect, subject, however, to the following conditions: 


(1) A claimant is defined as one having a direct contract with the Principal or with a sub-contractor of the Principal for labor, material, 
or both, used or reasonably required for use in the performance of the contract, labor and material being construed to include that 
part of water, gas, power, light, heat, oil, gasoline, telephone service or rental of equipment directly applicable to the Contract. 


(2) The above-named Principal and Surety hereby jointly and severally agree with the Owner that every claimant as herein defined, who 
has not been paid in full before the expiration of a period of ninety (90) days after the date on which the last of such claimant's 
work or labor was done or performed, or materials were furnished by such claimant, may sue on this bond for the use of such 
claimant, prosecute the suit to final judgment for such sum or sums as may be justly due claimant, and have execution thereon. The 
Owner shall not be liable for the payment of any costs or expenses of any such suit. 


(3) No suit or action shall be commenced hereunder by any claimant, 

(a) Unless claimant, other than one having a direct contract with the Principal, shall have given written notice to any two of the 
following: The Principal, the Owner, or the Surety above named, within ninety (90) days after such claimant did or performed the 
last of the work or labor, or furnished the last of the materials for which said claim is made, stating with substantial accuracy 
the amount claimed and the name of the party to whom the materials were furnished, or for whom the work or labor was done or 
performed. Such notice shall be served by mailing the same by registered mail or certified mail, postage prepaid, in an envelope 
addressed to the Principal, Owner or Surety, at any place where an office is regularly maintained for the transaction of business, 
or served in any manner in which legal process may be served in the state in which the aforesaid project is located, save that 
such service need not be made by a public officer. ini 

(b) After the expiration of one (1) year following the date on which Principal ceased work on said Contract, it being understood, 
however, that if any limitation embodied in this bond is prohibited by any law controlling the construction hereof. such limitation 
shall be deemed to be amended so as to be equal to the minimum period of limitation permitted by such jaw. '.' 

(c) Other than in a state court of competent jurisdiction in and for the county or other political subdivision of the state in which the 
project, or any part thereof, is situated, or in the United States District Court for the district in which the project, or any part 
thereof, is situated, and not elsewhere. 


(4) The amount of this bond shall be reduced by and to the extent of any payment or payments made in good faith hereunder, inclusive 


of the payment by Surety of mechanics’ liens which may be filed of record against said improvement, whether or not claim for the 
amount of such lien be presented under and against this bond. 





Signed and sealed this 





(Witness) 


This bond is issued simultaneously with performance bond in favor of the Owner c 























Contract 211-A (2-70) © 


CERTIFIED COPY 


GENERAL POWER OF ATTORNEY 


CIE 


Know all Men by these Presents: 
That UNITED STATES FIDELITY AND GUARANTY COMPANY, a corporation organized and existing under the laws of the 
State of Maryland, and having its principal office at the City of Baltimore, in the State of Maryland, does hereby constitute and appoint 


Gerald A. Dahle, John J. Pikel, Donald T. Belbutowski and Diane T. Green 


of the City of Fort Wayne . State of Indiana t 
its true and lawful attorneys in and for the State of Indiana 


for the following purposes, to wit: 

To sign its name as surety to, and to execute. seal and acknowledge any and all bonds, and to respectively do and perform any and 
all acts and things set forth in the resolution of the Board of Directors of the said UNITED STATES FIDELITY AND GUARANTY 
COMPANY, a certified copy of which is hereto annexed and made a part of this Power of Attorney; and the said UNITED STATES 
FIDELITY AND GUARANTY COMPANY. through us, its Board of Directors, hereby ratifies and confirms all and whatsoever XBEXS4MIX 


anyone of the said Gerald A. Dahle and the said John J. Pikel and the said Donald T. 
Belbutowski and the said Diane T. Green 


may lawfully do in the premises by virtue of these presents. 


In Witness Whereof, the said UNITED STATES FIDELITY AND GUARANTY COMPANY has caused this instrument to be 


sealed with its corporate seal, duly attested by the signatures of its Vice-President and Assistant Secretary, this 27th day of 


November , A. D. 19 85 


(Signed) p,.W. Bradley Wallace |... 


Vice-President. 


(SEAL) 
(Signed) mA V UbeEOeE S se eosque Saag dap Vee 


Assistant Secretary. 


STATE OF MARYLAND. 


BALTIMORE CITY, I 
On this 27th day of November . A. D. 1985 , before me personally came 
W. Bradley Wallace . Vice-President of the UNITED STATES FIDELITY AND GUARANTY 
COMPANY and John A. Umberger , Assistant Secretary of said Company, with both of 
whom I am personally acquainted, who being by me severally duly sworn, said that they. the said W. Bradley Wallace 
and John A. Umberger were respectively the Vice-President and the Assistant Secretary of the said UNITED 


STATES FIDELITY AND GUARANTY COMPANY, the corporation described in and which executed the foregoing Power of Attorney; 
that they each knew the seal of said corporation; that the seal affixed to said Power of Attorney was such corporate seal. that it was 
so fixed by order of the Board of Directors of said corporation, and that they signed their names thereto by like order as Vice-President 
and Assistant Secretary, respectively, of the Company. 


My commission expires the first day in July, A. D. 19.96 .. 
Margaret M. Hurst 


(SEAL) (Signed). "0 SEU ce cates oet Secs single o dde qure et dee ridi ralio eater t 
Notary Public. 
STATE OF MARYLAND | m 
Sc 
BALTIMORE CITY, 
I, Saundra E. Banks . Clerk of the Circuit Court for Baltimore City, which Court is a 
Court of Record, and has a seal, do hereby certify that Margaret M. Hurst . Esquire, betore 


whom the annexed affidavits were made, and who has thereto subscribed his name, was at the time of so doing a Notary Public of the 
State of Maryland, in and for the City of Baltimore, duly commissioned and sworn and authorized by law to administer oaths and take 
acknowledgment, or proof of deeds to be recorded therein. I further certify that 1 am acquainted with the handwriting of the said 
Notary, and verily believe the signature to be his genuine signature. j 


In Testimony Whereof, | hereto set my hand and affix the seal of the Circuit Court for Baltimore City, the same being a Court 
of Record, this 27th day of November . A.D.1985 
(SEAL) (Signed) Saundra E. Banks | 
Clerk of the Circuit Court for Baltimore City. 
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COPY OF RESOLUTION 





That Whereas, it is necessary for the effectual transaction of business that this Company appoint agents and attorneys with power 
and authority to act for it and in its name in States other than Maryland, and in the Territories of the United States and in the Provinces 
and territories of Canada; 

Therefore, be it Resolved, that this Company do, and it hereby does, authorize and empower its President or either of its Vice- 
Presidents in conjunction with its Secretary or one of its Assistant Secretaries, under its corporate seal, to appoint any person or persons 
as attorney or attorneys-in-fact, or agent or agents of said Company, in its name and as its act, to execute and deliver any and all contracts 
guarantecing the fidelity of persons holding positions of public or private trust, guaranteeing the performances of contracts other than 
insurance policies and executing or guaranteeing bonds and undertakings, required or permitted in all actions or proceedings, or by law 
allowed, and 

Also, in its name and as its attorney or attorneys-in-fact, or agent or agents to execute and guarantee the conditions of any and all 
bonds, recognizances, obligations, stipulations, undertakings or anything in the nature of either of the same, which are or may by law, 
municipal or otherwise, or by any Statute of the United States or of any State or Territory of the United States or of the Provinces or 
territories of Canada, or by the rules, regulations, orders, customs, practice or discretion of any board, body, organization, office or officer, 
local, municipal or otherwise, be allowed, required or permitted to be executed, made, taken. given, tendered, accepted, filed or recorded 
for the security or protection of, by or for any person or persons, corporation, body, office, interest, municipality or other association or 
organization whatsoever, in any and all capacities whatsoever, conditioned for the doing or not doing of anything or any conditions which 
may be provided for in any such bond, recognizance, obligation, stipulation, or undertaking, or anything in the nature of either of the same. 

I, James M. Carroll , an Assistant Secretary of the UNITED STATES FIDELITY AND 
GUARANTY COMPANY, do hereby certify that the foregoing is a full, true and correct copy of the original power of attorney given 


by said Company to Gerald A. Dahle, John J. Pikel, Donald T. Belbutowski and Diane T. 
Green 


of Fort Wayne, Indiana , authorizing and empowering them to sign bonds as therein set 
forth, which power of attorney has never been revoked and is still in full force and effect. 


And I do further certify that said Power of Attorney was given in pursuance of a resolution adopted at a regular meeting of the 
Board of Directors of said Company, duly called and held at the office of the Company in the City of Baltimore, on the 25th day of 
November, 1981, at which meeting a quorum of the Board of Directors was present, and that the foregoing is a true and correct copy of said 
resolution, and the whole thereof as recorded in the minutes of said meeting. 


In Testimony Whereof, I have hereunto set my hand and the seal of the UNITED STATES FIDELITY AND GUARANTY 
COMPANY on eet 


(Date) c 


Assistant Secretary. 


/ 9,9 v 
Admn. Anor. - 
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TITLE OF ORDINANCE Contract for Reš. 6053-86, Planeview Dr. & Heiny Drive: 
XM a Se Sa oe a ne TIU S eS E cc M T) 


DEPARTMENT REQUESTING ORDINANCE Board of Public Works & Safety 
SYNOPSIS OF ORDINANCE The Contract for Res. 6053-86, Planeview Dr. & Heiny Drive is 





for the following: Improvement of Planeview Drive fram the south property line 





of Heiny Drive and Heiny Drive from the east property line of Planeview Drive to 





the west property line of Industrial Road by constructing storm drainage, curbs, 





and 8 inch plain concrete or flexible pavement as per plans. John Dehner, Inc. 





is the contractor. 

















EFFECT OF PASSAGE Improvement of above location with storm drainage, curbs, & 8" 


plain concrete. 
c ud RM et ee te a a oy ei i AME ee ie 


eee 


rr E d cog 0e, Se. poro een ee eee, 
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MONEY INVOLVED (DIRECT COSTS, EXPENDITURE, SAVINGS) $32,650.00 Base 
BE, 57/90 at e ee ee 


————————————————————————————— 


ASSIGNED TO COMMITTEE 


eee 


„a a a a MATE itii 


$-86-10-21 





BILL NO. 
REPORT OF THE COMMITTEE ON PUBLIC WORKS 
LA x Bu geo cence RR. ee PR 
WE, YOUR COMMITTEE ON PUBLIC WORKS : TO WHOM WAS 
SS rae kids cadit A E AS A E 


REFERRED AN (ORDINANCE) (BBSGBUEEGN) approving Contract for 


Res. 6053-86, Planeview Dr. and Heiny Drive, between John Dehner, 


Inc., and the City of Fort Wayne, Indiana, in connection with the 


Board of Public Works and Safety 


Sra et. aE See Te LE CENE L 0 
PARC OPEP CMM. MUI. eR MLMMM MERCEDE M re EE 


lx MM MC E I OE LUN c TNR ORC REFUS a a HORRORE REO IRE 
WE NEUE TE UN “SNES pee. ur Er io LEUR MEET a OT NR LOU A a T 


HAVE HAD SAID (ORDINANCE) (RÉSOLUTION) UNDER CONSIDERATION AND BEG 


cd 


LEAVE TO REPORT BACK TO THE COMMON COUNCIL THAT SAID (ORDINANCE) 


(RESOLUPTEN ) 


YES 











I 


THOMAS C. HENRY 
CHAIRMAN 














DONALD J. SCHMIDT 
VICE CHAIRMAN 


MARK E. GiaQUINTA 


MMC : PAUL M. BURNS 





CHARLES B. REDD 


CONCURRED IN SO -RPA SANDRA E. KENNEDY 
CITY CLERK 





